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FURNISHING BANK GRAVEL AND SAND FOR THE STREET 
DEPARTMENT OF THE Crry or Boston, Mass. 


City of Boston, Mass. : 
unlersigned declares that no person in the employ of 


he accuracy of, or bound by, any estimates, relating to the 
and that any that have been made are to be considered 

for the purpose of filling out and comparing the several 
Ss. 


to him, or mailed to him at the business address herein- 
given, within ten days after the day on which the 


ich said notice shall be so given or mailed to him, appear 

e office of the Superintendent of Streets, City Hall, in 
| city, and execute and deliver to said Superintendent for 
| city in triplicate, im the form of the office copy thereof, 
ontract for doing the work described in said copy, and 
cute and deliver to said Superintendent for said city a bond 
id city in the sum required in said copy, conditioned to 
ully furnish and do everything required of the Contractor 
id contract, with a surety company or citizens of Massa- 
tts, satisfactory to said Superintendent as surety, the 
allow for everything furnished or done by, or resulting 
Contractor in doing the work, the sums written in the 
items of Article 8 of the annexed contract. 
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failure of the undersigned to execute the contract and 
as stated in this proposal and is to be the property of Zc 


as aforesaid, otherwise the check is to be delivered up t 
on his receipt therefor. 


Bidder 


with a certified check for five hundred (500) dollar 
able to the City of Boston. The proposals of bidders w. 
conform to the above directions, and no other, will, at said hor 
and place, be publicly opened and read; and the undersign 


be enclosed in an envelope endorsed, “ Proposal for furni 
Bank Gravel and Sand.” See page iv. for Estimates. 


Superintendent of Streets. 


The full name and residence of each surety on the bond is as foll 
Full name of surety. Residence of surety. 
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r is a corporation the following must be filled out: 


corporation is organized under the laws of the 


The officers are: 


Residence of officer. 


President: 
Treasurer: 
Directors: 
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ESTIMATES. 


The following estimates of things which may 
doing the work are given solely for the purpose 
basis for fillmg out and comparing the proposals. 


40 per cent. of clause (a) of the several Items. 
40 per cent. of clause (0) of the several Items. 
10 per cent. of clause (¢) of the several Items. _ 


10 per cent. of clause (d) of the several Items. 


CONTRACT 


2 FuRNISHING BANK GRAVEL AND SAND FOR THE 
EET DEPARTMENT OF THE City oF Boston, MAss. 


he CITY OF BOSTON, a municipal corporation in the Parties to the 
- of Massachusetts, by the Superintendent of Streets of i 

d city, hereinafter designated as Superintendent, and the 

party signing this contract, hereinafter designated as 

ntractor agree as follows : — 

\RTICLE 1. The Contractor shall do the work described The work ana 


ney 
_the specifications of the work at the end of this contract, tke yoes 


the Contractor is delayed in doing the work, by any act or 
et for which the city is legally responsible, he shall have 


npleting the work as he is so delayed. 


ICLE 2. The Contractor shall cause everything re- Referee, every- 
thing to be done 
to his satisfac- 


Superintendent ; shall conform to all determinations and tion. 
tions of the Superintendent relating to the quality and 
of everything done in carrying out this contract, and the 
erintendent shall be deemed the referee of both parties to 
ke such determinations and directions. 
ARTICLE 8. The Contractor shall furnish an opportunity ataterials to be 
each delivery of said materials to be examined by the "ve" 
perintendent, and shall have as his property, and promptly 
emove from the work and its vicinity, all materials rejected 
lirected by the Superintendent to be set aside. 
TICLE 4. The Contractor shall assume the defence of Claims against 
ms and suits against the city, its agents and employees, Gaeorpy 
of them, arising from the use in doing the work, of any Contractor. 
tion, patent, or patent right, material, labor, or implement, 
ing from any act, omission, or neglect of the Contractor, 


ents or employees, in doing the work ; and shall indemnify 


ave) 


City may 
purchase said 
materials of 
others if 
Contractor 
fails to furnish 
them, or may 
cancel 
contract. 


Expenses of 
making good 
omissions, 
etc., may be 
kept by city. 


Estimated 
amount of 
claims and the 
sum of five 
hundred 
dollars may be 
retained 

by city. 


Payment for 
the work. 
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ARTICLE 5. If the Contractor shall fail to co 
any order for furnishing said materials within tw 
(24) hours after the order has been given to the 
tor, or mailed to him at the business address stated 
proposal, the Superintendent may obtain such materials 
other party at the expense of the Contractor or may eanc 
contract. 


at 
ARTICLE 6. The city, from the sums a as Bie 


of the amount of the expenses, losses and damages, as « 
by the Superintendent incurred by the city in consequ 
any delay, omission or mistake of the Contractor, his agent 


amount thereof less any part thereof kept as aforesaid. — 
ARTICLE 7. The city, from the sums allowed as pe 


of the etki losses and damages as aforesaid, may 
and use as hereinbefore provided, the sum | of five mt | 


settled to the satisfaction of the Superintendent, such amo 
as the Superintendent shall direct as being required to se 
suits and claims against the city, its agents or employees, relat 
ing to the work, and suits and: claims for labor or ma 
for the work, notice of which, signed and sworn to by 
claimants severally, shall have been filed in the office of 
City Clerk of the city. iy 
ARTICLE 8. The city, as payment for the work, - 
ing everything furnished or done by, or resulting to, the 
tractor in doing the work, shall allow for the several S 
Department Districts, as follows : — 3 
litem 1. (a) For each double ional of bank gravy 


Pre each single load of sand delivered in the South 


District, the sum of 


“¥ 


+ 


(0.) For each single load of bank gravel acl : 


Charlestown District, the sum Offs cu. Ae 
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(d.) For each single load of sand delivered i in i 


town District, the sum of 
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6. (a.) For each double load of bank gravel deliy- 
F 


in ae Dorchester District, the sum of 
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em 7. (a.) For each double load of bank gravel deliv- 


in the Roxbury District, the sum of 
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a : 
(6.) For each single load of bank gravel ¢ deli 
Roxbury District, the sum Of hs. 4) J 


Che Sa Seg rinse nC (2 Sede 
(c.) For each double load of sand delivered Wn 


District, the sum Of... 060s... 0k At 
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ered in the City Proper, District 8, the sum of................. be ney 


meal ulie ae = 
Oren For each single load of bank gravel del r 


| pach pable load of sand delivered in the City 
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District 9, the sum of 


Sn ios oe ieee 


iM For each single load of sand delivered in the City 


Mummmmmeeratrict 10, the sum Of oc ce cc ccacccectcccecseceeessseeteanen 
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ARTICLE 9. The city, so long as the Contractor con- aver ee 
a ontractor. 

tinues to carry on the work, may, by the Superintendent, from 

to time, specify any estimates or vouchers for the work 

e, which he desires the Contractor to furnish, and the Con- 

tor shall furnish the same, and the Superintendent shall, 

month prior to the completion of the work, estimate the 

alue of the work done during the month preceding the date 

; of the estimate, and the city shall deduct from such” estimate 

so much as the Superintendent shall direct, of the amounts 

to be kept under Article 6, and of the amounts to be retained 

under Article 7, and on the first day of the following month 

pay the balance to the Contractor; and the Superintendent 

shall, within thirty-five (35) days after the day of the 

Matin of the work as determined by the Superintendent, 

imate the balance of the amount to be allowed under this 

fract, and the city shall deduct from such estimate so much 

the Superintendent shall direct of the amounts to be kept 

under Article 6, and of the amounts to be retained under Article 

are pay the balance to the Contractor. 

_ ARTICLE 10. The city, on making the first payment to be City not to be 


liable after 

i first payment 

claim or liability to the Contractor for anything done or furnished rate ees 
4 " : - r, 10n O e€ 

the work by the Contractor, or resulting to him in doing the work. 
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CITY OF BOSTON. 

e By 

: 
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‘S Superintendent of Streets of said City 
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BOND. 


KNOW ALL MEN BY THESE PRES! 


That WC coed ee ee ee 
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jointly and aie bind ourselves, our heirs, execu 
istrators, successors and assigns. 

The Condition of this obligation is, sheet 
designated as Contractor in the foregoing contract, 
fully furnish and do everything required ther 
Contractor, this obligation shall become of no effect. 
it shall continue in full force. a 


Signed, sealed and delivered this... 
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SPECIFICATIONS OF THE WORK. 


nish bank gravel and sand in such quantities, at 
, and in such places in the districts specified in 
as the Superintendent may from time to time order 
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